Arlington Town Yard Facility 


51 GROVE ST., ARLINGTON, MA 02476 


On-Site Assistance Contact: 

Mike Dupuis 
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C: (508)-294-3836 
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CONSTRUCTION 4 WEEK SCHEDULE —- STARTING WEEK OF AUGUST IST, 2022 


The above layout identifies demolition areas in the work site and impacts along 
Grove Street. Additional work to be performed in the upcoming weeks includes: 


CONSTRUCTION ACTIVITIES: 
- Building E- Complete Structural Steel along Grove Street. 
- Building E- Complete structural steel maintenance building behind. 
- Building E - Start utility installation inside building. 
- Building E - Start roofing and exterior framing & sheathing. 
- Salt Shed - Install fabric structure, backfill & waterproof. 
-  Sitework-— Complete Installation of New Retaining Wall 


PUBLIC IMPACTS: 
- Jersey Barriers will be used to direct traffic along Grove Street with install 
of new temporary AC equipment 
- | During sitework, trucks will be entering and leaving the site regularly. 


STAY INFORMED 


arlingtonma.gov/projects 


arlingtonma.gov/connect 


CONSTRUCTION DETAILS 


CONSTRUCTION SAFTEY 


COVID-19 UPDATE 
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PROJECT MANAGEMENT 


Arlington DPW Facility 
Project Photos — July 2022 
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Photo # 2 — Retaining Wall in Progress (7/13/22)) 
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Arlington DPW Facility 
Project Photos — July 2022 


Photo # 4 — Salt Shed Foundation Walls in Progress (7/13/22) 
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Arlington DPW Facility if y 
Project Photos — July 2022 


Photo #5 — Building E Steel Erection in Progress (7/13/22) 


